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To mra ths 


«tf la^idlng h:rpi»d.fc and to signal the ground monitoring Station via 
•3 Of 2 osoditionair 


landing pilot hypoxia. 

. V • ’ X ■ Jj / ■ . . 

l». Pilot breathing boa stepped for nor* than 1 odLxmto. • <: 

5AOTRE OF HUJPOaALt 

1* Mo&Liy idio Aircraft and tho M4«2 high altitude holaoto by installing o hypeada 
Warning Syataa, sanufSotared by the Bookman Inotruaant Corporation. Tho ne lor 
components of tho system will. M l dentlta! to thoao aurrently being supplied 
U !!l^ C J* ltWUrk Ko * I I for uae by the Air Defense Comsand ln JlC^i • 

and PlCl aircraft. This oysteoi ha* been undergoing operational development as 
wall, a a irtatle and flight taoti by tho tteltod etatea Air yore* fwt tho test 

Haeont toots oeutaated during tho manth of Deoeaber 1963 in F106 and 
J101 alittraft provided additional substantiation that tha system io flight 

‘ *4 L * t > 6 * rm > ^ttMWtioalt^otoia RlviSion, WWght 

Pattorao® Air For®# Baao, Dayton Ohio, Phoaoi CLearwater 3-7H1, Attention 
33181* hao been In othfcrge of all development and teats. 

2 * H <m f ttrrg g t I*eo®«*in« of this proposal tho Contractor is negotiating with 

Jbtain one system on consignment fear Installation and 
operational evaluation in oca of the Project aircraft. 


Iho Ainpltfier-Iudioatar will ; pro rid* tvo types of signals: 


k. The airertift will be modified m fellows: 

*. Add ft red HTPCKlA VAMT light to the instrument panel or above tho panel. 
Install the hypoxia Indies tor/Anplifior in tho S. H. Console. 


b. 

0. 



Reriie the aircraft wiring and add 8 elrcult breakers on tho loft side panel. 

J 1 If *® 4 h * rne * ##t ‘ ftwWMit and Interphone 

b * rn ^ ia * «* disoonnosto to Include the 
additional 0 H7PGKXA warning sirsuits. 

Iniitail the QTE adaptor bees for *oni taring pilot breathing. 
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•« Seplato thgeriatiAgt elreoit lto«pj*feitoi hares* with to eight &wiii : > r 
fcsrness to **eto»4ato the existing Intervene retplreoents tod the hyp art* 
censer. *Bie neW edble will teninate With two separata pntl.Hinjinpt die*? 
aeimeets to neto with' 'the lntorphtoe and hyynrli mndag harnesses. 
b « Inatell the hypocrta eaasor receptacle and the setoar adjacent to th« aiere* 
phene. . 

la addition to the prototype Installatien a»d tee ting whieh will be aeoOMpliahed in 
eoajn&etleo with ether flight tests, the Cent raster antlelpatee a total «f 1 tost 
flight to Cheek the predaatlon installation of the hypeoda system atod' the operation 
•f the 3FK adaptor boat for aonltarlng pilot brea thing . 

liter toata are eonplete the Contraetor will lssm two servlee kltit ena to 
aodlfy the T Siraraffc and the ether to todify the MA-g helswts. fanantity of 
35 heleete - EAFB 20, H 8, WUMA B, UAIAC t). 

The installation will set weigh no re than 5 pounds and naves the C.O. less than 
0.1 iiaeh forward* 


TEST KJOr-WHIT '■ _ • 

A special HIPGBCLA TEST USTT consists of a TEST JMF1JYXXR UHIT and a S2SS0R ’ 

S3JBJIdUXffi„ 

The special *0987 iMPLOTER TOUT is roseansnded to prefligbt <L sensor oheskout 
5J*** *£**•?>*•* woHtoria® the pilots oxygen sujsaydtoiHg preparations for 
flight, Used in oonjnsetieo with a 888808 8UWUT0R, the TEST damra® 0*1* wiftd^ 
also tot toad for eallbtotlan af the aircrafts ! ' 

particular sensor Installed In the pilot’s helnet ‘ daring' toe j«efli|htv • ^ ; 

> ' • '.V • V -.V ■’ \y •-•v.v. |v^.i , ,• sic/. . 

COW BREAKDOWN v 
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